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Account 8106.03—Painting Flue.
The inside of the above flue was given one coat of silicate of soda. The account covers this material and labor cost.
Account 8107—Shafting, Pulleys and Belting.
Below is the material list erected under this account.    The shafting was attached directly to the steel frame of the building,
47 ft. of 3fV;in" shafting 103 ft. of 2}f-in. shafting
Two 20-in. by 12-in. pulleys                            ............ $1,500.50
One 36-iii. by 10-in. with clutches for each
Roaster 150 ft. 10-in. 6-ply rubber belt
310 ft. 8-in. 7-ply rubber belt                          ............      471.85
Miscellaneous.........................................       27.54
$1,999.89 Account 8108—Motor.
This covers the cost of material and labor of installing one 30-h.p. motor to drive the .Roasters. It is located directly upon the first steel floor of the Roaster Building.
One 30-h.p, squirrel-cage motor........................      $267.80
One overload release..................................         14.25
Miscellaneous wire, insulators, belt, etc..................        181.91
$463.96 Account 8109— Lighting.
The Roasters are furnished with light on all floors.
Account 8112—Motor-driven Fans.
This covers the price and cost of installing upon their foundations 2 motor-driven fans, which furnish the air to cool the roaster arms. They are 55-in. double width, full housing conoidal fans, direct connected, each with a 25-11.p. squirrel-cage induction motor. Each fan has a capacity of 22,000 cu. ft. of air per minute against a pressure of If in. water.
Cost       Freight        Total
2 fans and motors...................$1,203.00 $199.49    $1,402.49
Miscellaneous........................................            3.42
$1,405.91 Account 8112. I—Blast Pipe.
This account covers the material price, cost of fabrication and installation of 240 ft. of blast pipe. The installation referred to is connecting up and riveting the pipe in place in the field only. The pipe is made of No. 10 and No. 12 plate and varied in diameter from 18 in. toj36 in. The inlet pipe to each roaster was 18-in. diameter.tilo and in about 50 ft from the ground The tile for the roof was laid between T iron spanuors from wall to wall The mortar was lime. (See Fig. 132.) 2 in. in height..........................         71.25
